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City  of  Boston 
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Mayor 

Lorraine  M.  Downey 
Director 
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CERTIFICATE  OF  DESIGN  APPROVAL 


NOTICE  OF  DECISION 

Application  //9' .  '62 

LALLY  PARK:  WALTHAM  STREET:  L'NION  PARK  STREET 

Dear  Mr.  Barbato, 

At  a  meeting  held  in  Boston  City  Hall  on  October  2,  1990  the  South  End 
-ancmar;<  District  Commission  reviewed  and  voted  to  approve  your 
apDlication  for  a  Certificate  of  Design  Approval  for  the 
reconstruction  of  the  streets  and  sidewalks;  repair  to  the  park  fence; 
and  installation  of  trees  .with  the  following  specifications: 

1.    The  street  sidewalks  shall  be  constructed  of  concrete  to  match 
the  existing  condition  and  to  conform  to  the  wishes  of  the 
community  residents.   All  existing  coal  chute  covers  shall  be 
retained  and  reinstalled  at  their  current  locations. 

2-    All  existing  rectilinear  street  lights  shall  be  retained. 

3.    The  sidewalks  surrounding  Lallv  Park  shall  be  constructed  of 
brick  set  in  stone  cust.  The  corners  shall  be  brick  set  in 
concrete.   Please  Note:  The  mortar  color  at  the  corner 
locations  shall  matcn  the  color  of  the  stone  dust  joints. 

^.    The  existing  park  fence  shall  be  restored  to  original 

condition.  The  under s:tarding  of  the  commission  was  that  :the ; , . 
scroll  detail  at  tloe. .bi}:t_ton.  af _  each  fence  panel  would  only -be  - - 
retained  on  the  side--fHtri'Trg  -the-Cathetira-l- -{Harr-i-son -Ave^.-K-^   --"• 

5.  The  black  naint  on  the  park  curbing  shall  be  removed  with  a 
non-abrasive  chemical  solvent.  Sand-blasting  is  not  allowed. 

6.  Traditional  fluted  bollards  shall  be  installed  at  the  curb  line 
around  the  Dark  to  prorlbit  the  parking  of  vehicles  on  the 
sidewalk. 


The  sense  of  the  commission  was  that  the  proposed  work  would  improve 
the  character  of  the  badly  deteriorated  streets  and  sidewalks  in  this 
area.   It  noted  that  the  planned  park  improvements  would  prohibit 
further  deterioration  of  the  historic  fence  and  landscaoing.   The 
com.mission  found  that  the  proposed  work  complied  with  the  district 
ST;ancards  and  criteria. 
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Certification  of  this  work  is  based  solely  upon  documentation  presented 
at  the  hearing.   Aoplicants  are  resDonsible  for  informing  the 
commission  about  any  subsequent  changes  to  this  proposal  and  failure  to 
do  so  will  invalidate  this  certificai^e.   Please  bring  a  copy  of  this 
certificate  with  you  when  filing  for  permits  from  the  Inspectional 
Services  Department  (1010  Massachuset:;s  Avenue,  Boston). 

Thank  you  for  your  cooperation  with  the  commission. 

Resoectfully , 

Thomas  Boland 

strator,  Historic  Districts 

Pauline  Chase  Harrell 
Ann  Johnson 

COMMISSION  VOTE  ON  APPLICATION  #91.162 

MOTION  BY:   Bertman  SECOND  BY:  Moss 

AFFIRMATIVE:  Berrman.  Harrell,  Moss 

NEGATIVE:   (None) 
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